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Message Text 

UNCLASSIFIED 

PAGE 01 LENING 01440 151214Z 
ACTION SY-05 

INFO OCT-01 EUR-12 ISO-00 FBOE-00 A-01 OC-06 CCO-00 
/025 W 

103947 151351Z/46 

R 151209ZMAY78 
FM AMCONSUL LENINGRAD 
TO SECSTATE WASHDC 4299 
INFO AMEMBASSY MOSCOW 
AMCONSUL FRANKFURT 

UNCLAS LENINGRAD 01440 

DEPT EOR A/SY/OPS/FO, A/SY/OPS/T, A/SY/NSU, A/FBO 
MOSCOW FOR RSO 
FRANKFURT FOR RTC, RSS 

E.O. 11652: N/A 
TAGS: ASEC.ABLD 

SUBJ: LENINGRAD FIRE ALARM SYSTEM 

REE: VISIT OE AOIC/NSU NOWAKOWSKI 5/1 1/78 

1 . SINCE FIRE ALARM INSTALLATION WILL BE SEPARATED FOR 
INSTALLATION WITH SEABEES INSTALLING NINE ZONES AND 
PANELS IN RESTRICTED AREAS, NSU SEABEES SHOULD BE 
SCHEDULED TO BEGIN WORK AS SOON AS POSSIBLE. 

2. REQUEST FBO ADVISE NAME OF CONTRACTOR, EXTENT OE 
CONTRACT, AND SOONEST DATE CONTRACTOR CAN ARRIVE AT POST. 

3. SUFFICIENT MATERIAL AS REQUIRED FOR SEABEE PORTION 
OF INSTALLATION IS ON SITE. TOOLS AND SUPPLIES HAVE 
ARRIVED FROM SY/T UNDER REGISTRY NO. 3106895 - 3106897. 

REEERENCE NSU MEMO TO SY/T DATED 4/14/78. BUCHANAN 

UNCLASSIFIED 


NNN 
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